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LIMITED OFFICIAL USE BANGKOK 2093 1 

CNO EOR OFFICE OF NAVAL MATERIEL 

EO 11652: N/A 
TAGS: MILI TH 

SUBJECT: GERSON AND SONS CLAIM, CONTRACT #63008-72-0032, DOI 
INTHANON ACCESS ROAD 

REE: A) BANGKOK 18999(DTG 30121 IZ JUN 76 B) PACNAVEACENCOM 
(DTG 102357Z JUL 76) C) BANGKOK 20026 

IT HAS BEEN ALMOST A MONTH SINCE EMBASSY SUBMITTED ITS 
FIRST MESSAGE ON THIS ISSUE (REE A) AND FOUR MONTHS SINCE 
GERSON SUBMITTED HIS CLAIM THROUGH NORMAL CHANNELS. BANK 
IS PRESSING HIM INCREASINGLY, AND HE MAY EVENTUALLY HAVE TO 
SUBMIT ANOTHER CLAIM TO COVER $30,000 INTEREST HE IS HAVING 
TO PAY BANK MONTHLY. PLEASE ADVSIE WHEN APPROVAL OF CLAIM 
CAN BE EXPECTED, AS REQUESTED REF C. 
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Current Classification: UNCLASSIFIED 
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Control Number: n/a 
Copy: SINGLE 
Draft Date: 26 JUL 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: ullricre 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
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Disposition Event: 
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Disposition Reason: 
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Document Number: 1976BANGKO20931 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 
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Executive Order: N/A 

Errors: N/A 

Film Number: D760286-0447 
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Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 976/newtext/t1 9760723/aaaaatwv.tel 

Line Count: 48 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EA 
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Page Count: 1 
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Review Release Date: n/a 
Review Release Event: n/a 
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Review Withdrawn Fields: n/a 
Secure: OPEN 
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